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Message Text 



CONFIDENTIAL 

PAGE 01 LENING 00795 231521Z 
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ACTION FBO-08 

INFO OCT-01 EUR-06 ISO-OO OC-06 CCO-OO A-01 M-02 SY-04 
/028 W 

037063 

R 23 143 1Z AUG 74 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC 0682 
INFO AMEMBASSY MOSCOW 

CONFIDENTIAL LENINGRAD 0795 

EO 11652XGDS-2 

TAGS: ABLD, ABUD, ACOM, AFSP, ASEC, UR 
SUBJ: LENINGRAD OB PROJECT, PROPERTY NO 21284 

REF: A) LENINGRAD 0751 
B) STATE 185025 

1. OVERWHELMING MAJORITY OF EXPENSE FOR MATERIALS REQUESTED REF A 
WILL BE USED FOR MODIFICATIONS TO FOURTH, FIFTH, AND SIXTH FLOORS 
RECOMMENDED AND COORDINATED BY MR EDWARD MCGRATH. 

2. IN ADDITION, MATERIAL REQUIRED TO COMPLETE PROJECT AS NOTED BY 
MR MCGRATH IN HIS INSPECTION, AND TO FINISH CLEAN-UP OF AREA. 

3. ONE WINDOW GRILL FELL OUT, INJURING US GOVERNMENT EMPLOYEE. OTHER 
GRILLS ARE LOOSEAND NOT CONSTRUCTED ACCORDING TO SECURITY SPECIFICATI 
ONS. 

ALL GRILLS MUST BE REBUILT/MODIFIED. GRILLS ON FRONT OF BUILDING, 

FOURTH 

FLOOR, WERE CONSTRUCTED OUT OF MATERIALS ON HAND ON DEPT INSTRUCTIONS. 

INSTALLATION IS NOT SATISFACTORY DUE SHORTAGE OF, AND IMPROPER, 
MATERIAL 

4. DAMAGE CAUSED BY ELECTRICAL CONDUIT INSTALLATION, INSTALLATION OF 
STATION GROUNDS, AND MOVEMENT OF EQUIPMENT MUST BE REPAIRED. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 TUNING 00795 231521Z 

5. SMALL REMAINDER OF MATERIAL WILL BE USED FOR ELEVATOR ERECTION. 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 AUG 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: boyleja 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974LENING00795 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: X2 

Errors: N/A 

Film Number: D740233-0836 
From: LENINGRAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740823/aaaaatjh.tel 

Line Count: 62 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: A) LENINGRAD 0751 
Review Action: RELEASED, APPROVED 
Review Authority: boyleja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 JUN 2002 by cunninfx>; APPROVED <04 MAR 2003 by boyleja> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: LENINGRAD OB PROJECT, PROPERTY NO 21284 
TAGS: ABLD, ABUD, ACOM, AFSP, ASEC, UR 
To: STATE 
Type: TE 
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